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UNCLASSIFIED 

PAGE 01 CARACA 02801 182242Z 
ACTION ARA-10 

INFO OCT-OI ISO-00 EB-08 /019W 

I9I540Z 125014/43 

R 182223ZMAR 77 
FM AMEMBASSY CARACAS 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 7003 

UNCLAS CARACAS 2801 

PASS TO OED/MEPD AND OIM 

E.O. 11652: N/A 
TAGS: BENC, VE 

SUBJECT: MAJOR PROJECT: CARACAS METRO 


Message Text 


1. BIDS OPENED TODAY FOR ROLLINGNVIOCK, TRAIN CONTROLS, 
ELECTRIFICATION, AND TRACK INSTALLATION METRO DE CARACAS. LOW 
BIDDER SOCIETE GENERALE DE TECHNIQUES E D'ETUDES (SGTE) AT 
BOLIVARS 985 MILLION TOTAL. PULLMAN STANDARD AND WESTINGHOUSE IN 
MIDDLE OF PACK AT BOLIVARS 1,312 MILLION AND 1,320 MILLION 
RESPECTIVELY. BOTH OEFERED STAINLESS STEEL CARS; ALL OTHERS 
OFEERED ALUMINUM CARS EXCEPT SIEMENS WHICH OFFERED BOTH. 

HIGH BID GENERAL ELECTRIC COMPANY (GREAT BRITAIN) AT 
BOLIVARS 2,605 MILLION. 

2. FACTORS WORKING IN FAVOR U.S. CONSORTIA ARE GREATER 
DURABILITY AND MAINTAINABILITY OF STAINLESS VERSUS ALUMINUM 
AND LOW ESTIMATED WEIGHT OF PULLMAN STANDARD CARS, 

31.000 KG COMPARED TO 32,675 KG FOR SGTE CARS AND 

33.000 KG FOR SECOND LOW BIDDER, C. ITOH & CO. LTD. 

(JAPAN). PULLMAN STANDARD (ROBIN SPITALNY) MILDLY 
OPTIMISTIC THAT THEIR ALTERNATIVE OFFER (NOT READ) WILL BE 
EVALUATED AS LOWER THEN SGTE'S. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 18-Mar-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CARACA02801 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770095-0152 

Format: TEL 
From: CARACAS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770347/aaaabofs.tel 

Line Count: 47 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: f210eeb5-c288-dd11-92da-001cc4696bcc 

Office: ACTION ARA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 13-0ct-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3070127 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: CARACAS METRO 
TAGS: BENC, VE 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/f21 0eeb5-c288-dd1 1 -92da-001 cc4696bcc 
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